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3 Lockheed Aircraft Corp. 


CHANGE PROPOSAL 

S 

LAC - ** 


DATE 

| 7-28-59 

AFFECTS : WSPO ^x] 

PROJECT 

B 

NAME OF MAJOR COMPONENT 

Mtoeilot 

PART OR LOWEST SUBASSEMBLY 

Potentiometer 


PART NO. & MODEL OR TYPE 


TITLE OF PROPOSAL : . 

Autopilot Maeh Pot Beplaoesent 


NATURE OF PROPOSAL J 


i* Replaoe' 500 -TL cockpit Bach adjustment potent! one ter and 3)0 -A- paralleling 
resistor with a 2 $0 -A* potentiometer* (All airplanes except 3b2, 351* 358 which 
have been completed) • • • • _ “ T~ T 

2, 'Prepare and iaeae a Servioe Bulletin - SB Bo* hl2 

3* Provide appropriate kite* 

U* We we; proceeding with this work in advance of written approval. 

••• v ,; •' -"-'v-j v5 4 * • j' ' ,■ 


reason: for. proposal vi : ; -• ■ . , v . • . . 

: : v^. To prevent possible malfunction of the autopilot resulting from damage to the 
naich amplifier due to excessive loading. . : 




ES 


ESTIMATED cost AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED : - 


CP 


ESTIMATED COST FOR kits OR PARTS ; $2.50 per kit. 10 kits fbr Project 

29 kits for WSPO 

ADDITIONAL FUNDING REQUIRED ; None (SP—1917) 


ITEMS AFFECTED BY PROPOSAL 


SAFETY 


□ 


MISSION 

EFFEG 

TIVENESS 

S 


PERFORM- 

ANCE 


a 


OPERATING 

PROCEDURE 


□ 


INTER- 

CHANGE- 

ABILITY 

□ 


WEIGHT OR 
WEIGHT & 
BALANCE 


□ 


TOOLS & 
SUPPORT 
EQUIPMENT 


□ 


MAINTE- 

NANCE 

PROCEDURE 


□ 


SERVICE 

LIFE 


□ 


FLIGHT 


AAAI 


iNUAl 


□ 


MAINTE- 

NANCE 

manual 

a 


EST. MAN/HRS. REQ'D. TO ACCOMPLISH CHANGE IN FIELD 1*5 Hrs. 


SOURCE OF PARTS FOR KIT 

LAC 


AVAILABILITY 


~h 


. w e eks ArTE R- A pp r oval 


Approx* 2l» August 1959 


DISPOSITION OF SPARES AFFECTED 

CU5011 obsolete* Replaced by CU2£L1 


AT 


INITIATED BY : 

LAC 


SP-IMA 
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